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MINISTRY OF SHIPPING & TRANSPORT 
(Roads Wing) 

NOTIFICATION 

New Delhi, the I 5 th October 1956 

S.O. 680(E).—In exercise of the powers conferred by section 9 of the National Highways 
Act, 1956 (48 of 1956), the Central Government hereby makes the following rules further 
to amend the National Highways Rules, 1957, namely;—■ 

1. (1) These Rules may be dallcd the National Highways (Amendment) Rules, 1976. 

(2) They shall come into force on the date of their publication in the Official 
Gazette. 

2. In the National Highways Rules, 1957:— 

(a) for rule 3, the following rule shall be substituted, namely:— 

“3. Detailed estimate of the original work. —(I) Where the estimate of the cast for 
the execution of any original work on 'a National Highway exceeds Rs. 10.00 
lakhs, a detailed estimate of the cost for I’he execution of the work shall be 
forwarded by the executive agency to the Central Government in such form 
as the Central Government may specify in that behalf and that Government 
may 'accord technical approval and financial sanction to such estimate sub' 
Ject to such conditions as It may think fit to impose, 
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( 2 ) Where the estimate of the cost for the execution of any original work on a 

national highway does not exceed Es. 10.00 lakhs, technical approval and 
financial sanction to the plan and estimate for the execution of such work 
may be accorded by the executive agency concerned subject to the conditions 
specified in the Schedule annexed to these rules, 

(3) No original work on any national highway shall be undertaken by the execu¬ 

tive agency until technical approval 'and financial sanction to the estimate for 
the execution of the work have been accorded by the Central Government 
or the executive agency, as the case may be, except in cases of emergency, 
such as flood, earthquake or any other force majeure whldh shall be im- 
mcdfately reported to the authority competent to sanction the estimate and 
the Audit OlBcer concerned indicating the approximate amount of liability 
involved", 

(b) for rule 5, the following rnle shall be substituted, namely:— 

“5. Revised detailed estimate. —( 1 ) Where the expenditure upon any original work 
on a national highway for the detailed estimate of the cost for which the 
Central Government has accorded technical approval and financial sanction, 
under sub-rule (1) of rule 3, is likely at any time to exceed, or exceeds, the 
amount of such estimate by more than fifteen per cent thereof or by a sum 
of one crore rupees, whichever is less, the executive agency shall forward a 
revised detailed estimate of the cost for such work to the Central Govern¬ 
ment in sudh form as that Government may specify in the behalf, and the 
Central Government may accord technical approval and financial sanction 
to the revised detailed estimate subject to such conditions as it may think fit 
to impose, 

(2) Where the expenditure upon any original work on a national highway to the 

detailed estimate of the cost for which the executive agency concerneil bas 
accorded technical approval 'and financial sanction, under sub-rule ( 2 ) of 
rile 3, is likely at any time to exceed, or exceeds, the amount bf such esti- 
mate and the revised cost of the original work, including the excess, is 'ikelv 
at any time to exceed, or exceeds hv more than fifteen per cent of the 
original estimate or Rs, 10.00 lakhs, t’he executive agenev 'hall for'y,rrd a 
revised detailed estimate of the cost for such work to the Centra) Gc'ern- 
ment In such form as that Government mav snecifv and the Central Gov¬ 
ernment may accord technical approval and financial sanction to such re¬ 
vised estimate subject to such conditions as it may think fit to impose. 

(3) Notwithstanding anything contained in sub-rule (2), where the expenditure upon 

any original work on a national highway to the detailed cstim'ate of th* cost, 
for which the executive anenev concerned has accorded technical approval 
and financial sanction, under sub-rule (2) of rule 3. is likelv at 'anv tim* 
to exceed, or exceeds, the amount of such estimate and t'ri“ revised estimate 
of the cost for the original work, including the excess is likelv at anv time 
to exceed, or exceeds, by more than fifteen per cent of th" original estimate 
but by not more than fifteen per cent of the much estimate of the costs 
for the original work which the executive accncy bad submittcxl to the ren- 
tral Government and obtained the approval of that Government, technical 
approval and financial sanction to such revised estimate mav be accorded 
by the executive agenev concerned subject to the conditions specified in the 
Schedule 'annexed to these rules: 

Provided that the amount of the revised estimate is not likely to exceed, or does 
not exceed, Ri, 10 lakhs. 

Provided further that the excess of expenditure is caused only by routine factors 
such as increase in the cost of labour or material and not due to revision 
in the scope or enlargement of the work or specifications already approved. 

(4) Where the expenditure upon ‘any original work on a national highway is likely 
at any time to exceed, or exceeds, the amount of the estimate of the cost for 
such work no funds shall be allotted to the work by the Central Govern¬ 
ment in the eases provided for in sub-rules (1), (2) or (3), unless ihe pro¬ 
visions of those sub-rules are complied with except in cases where the Cen¬ 
tral Government directs otherwise”. 
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Explanation —^For the removal of doubts, it is hereby declared that in cases where 
the excess of expenditure is less than the percentage or amount specified in 
sub-rule ( 1 ) or sub-rule ( 2 ), it is not necessary to obtain technical approval 
and financial sanction of the Central Government for the revised estimate in 
accodance wit'n those snb-rules only if the excess of expenditure is caused 
by routine factors such as increase in the cost of labour or material and 
not due to revision in the scope or enlargement of the work or specification# 
already approved. 

(e) The following Schedule shall be inserted at the end, namely;— 

“The Schedule 
rule 3(2)] 

Conditions for the issue of technical approval and financial sanction to PlUn and estiinate 
for execution of any original work on a national highway costing an amount not exceeding 
Rs. 10.00 lak'hs by the executive agency concerned, 

(1) The executive agency shall forward to the Central Government for approval rough 
cost estimates along with detailed information in respect of the particulars given below ac¬ 
cording to the tentative details given in the annual Plan works programme for a particular 
year, within 'a period of 3 months after the receipt of annual Plan works programme for the 
year:-— 

(a) Proposal in brief with a rough Plan of the area in which the work is to be exe¬ 

cuted. 

(b) Extent of preliminary survey and investigation done. 

(c) Broad features showing the existing position and the improvement# desired, 

(d) Traffic data. 

(e) Duration of execution. 

(f) Phasing of expenditure and also physical performance, 

(g) Rough quantities and estimated cost under broad headings such aS; 

(1) Road works (2) Bridge works 

Land acquisition; earth work; foundations, super-structure, 

road material. guide bunds, etc. 

(h) Detailed specification. 

(i) List of equipments required for speedy execution of the Work. 

(j) Alignment plan and longitudinal section in case of roads; hydraulic data and 

outline designs of structures in case of bridges. 

(k) Particulars for comparison of t'he similar works carried out in the same 

region. 

(l) Special features, if any, 

(2) (a) Permissible job sizes shall be regulated according to description given in the annual 
Plan works programme mentioned under condition (1) and the work shall not be split up. 

(b) in the case of items saving lump sum provision (such as improvement of geometries, 
stabilising slipping reaches, raising roads in submersible sections), each specific lotJation sup¬ 
ported by requisite details shall be treated individually. 

(3) Technical approval and financial sanction shall be accorded only in respect of such 
items of works for which specific provision has been made in the budget during the year 
for the individual work on the basis of the approval given under condition ( 1 ). 

(4) While sanctioning detailed estimates, the executive agency shall ensure that the 
rough cost estimate for the work appearing in the budget estimates accepted by the Central 
Government for presentation to Parliament is not exceeded by more than 15 per cent, or 
the total cost of detailed estimate to be sanctioned by that agency, in no case exceeds 
Rs, 10 lakhs, whichever is less. 

Abstract of cost of sanctioned detailed estimates in all cases shall be submitted by the 
executive agency in respect of the works sanctioned by that agency and ini the case of 
bridge estimates, in addition, a general outline drawing shall also bo submitted. Abstract of 
cost of sanctioned detailed estimates shall give justification for excess, if any, referred to 
under condition (4). 
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(6) Progress reports in respect of all works sanctioned by the executive agency shall be 
submitted to the Central Government, in such form and at such periodicity as may be re¬ 
quired by the Central Government from time to time. 

(7) Technical approval and financial sanction to plans and estimates for execution of 
any original work on a national highway shall be accorded by the executive agency oniy 
after the approval of an otticcr of the rank of Chief Engineer or Additional Chief Engineer 
or Principal Engineer in charge of national highway worlis has been obtained. 

(8) In case the executive agency considers it necessary to accord technical approval and 
financial sanction after the approval of officers of the rank of Superintending Engineers 
possessing requisite technical, administrative and financial powers, the prior approval of the 
Central Government shall be obtained but in all such cases they shall have to consult the 
Regional Oflicer concerned of the Ministry of the Central Government dealing with the 
National Highways. 

(9) In the cases of projects concerning byepasses, realignment and improvement of 
geometries as also designs for bridges of length upto 100 metres and of Individual spans not 
exceeding 30 metres even where cost may be within Rs. 10 lakhs, no work shall be sanc¬ 
tioned by the executive agency without prior approval of the Regional Officer concerned 
of the Ministry in the Central Government dealing with national highways, 

(10) In the lUattcrs relating to technical approval and financial sanction, the following 
procedure shall be followed namely- 

(i) In case of the works where standards and designs adopted in the estimates are 
in accordance with the Indian Roads Congress Code and specifications and 
any other relevant instructions, guide lines, standard bridge designs, etc., issued 
by the Central Government from time to time, copies of the sanctions 
accorded by the executive agency shall invariably be endorsed to the Regional 
Officers concerned of the Ministry in the Central Government dealing with 
national highways alongwith complete copy of the estimate so that even after 
sanction, they could examine the matter and bring to the notice of executive 
agency deviations from such Code, specifications, instructions, guidelines. 
Standard bridge designs, if any. 

(il) Where for any work, deviations from approved standards, specifications, instruc¬ 
tions, guidelines issued by the Central Government have to be made due to 
local conditions, no work shall be sanctioned by any executive agency unless 
a Complete copy of the estimate is furnished to the Regional Ghficer concern¬ 
ed of the Ministry in tho Central Government dealing with national highways 
and his approval has been obtained in accordance with the general instructions 
issued by them from time to time governing the disposal of such cases. A 
brief mention of these deviations shall also Ire made by the executive agency 
in the abstract estimates to be sent to the Central Government quoting the 
reference of approval of the Regional Officer concerned. 

(ill) In all other cases where proposed deviations do not fit in with the general 
instructions issued by the Central Government or are not necessitated due to 
local conditions, technical and financial sanction thereto may be accorded by 
the executive agency with the prior approval of the Central Government on 
a reference being made in this behalf alongwith a copy of the detailed 
estimato through the Regional Officer of the Ministry of the Central Govern¬ 
ment dealing with the national highways who shall forward the same to the 
Central Government with his comments thereon. 

(iv) After the budget estimates have been accepted by the Central Government, the 
funds likely to be available for the work shall be intimated to the executive 
agency coriccrncd. Workwisc allotment of funds shall be made by the Central 
Government and the same shall also be communicated to the executive agency 
concerned for further necessary action as soon as the budget is passed by 
the Parliament. Sanction for entering into financial commitments may be 
accorded by the executive ogency only after the budget is passed by the 
Parliament and the same is intimated to the executive agency. All other 
actions including technical sanction to the project, calling and receipt of 
tenders, negotiation for their settlement, etc., may, however, be taken by the 
executive agency as soon as the acceptance of the budget estimate by the 
Central Government has been intimated to it.” 

[No. F. PL-30{193)/71] 
J. S. MARYA, 

Director General (Road Development) and 

Addl. Secy. 
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w) 

^ IS 1976 

»To WTO 680 {«) :—Tr^JTTT^rt ^Tr^PT^nT. 1956 (l 956 >PT 48 ) ^ 
j in:r stttt ’frff<T*ff s'lft'r ^k^tk ^cT^inr TT^*TT»t f^wir, 

19 5 7 if t f W^B PT ^ f'TJTT : 

1. (i) Orwt w Kns^*T troTJTT^f (#>?fw^) f^r^r*!, 1976 ^>111 

(2) ^ ^ sTjpm ^1 

2 . TTS^t^T 7:r^t^ PTiT*!. 195 7 *f—■ 

{^) f^'TT 3 ^ ^'Trr 'TT f^FTf^rr^a' ra<T'T 

wsrK:— 

"3. nw ^ ^ f'^T=gT» w^*Ti*t.—(1) ^ Wt Tns^t 3 r tnrnr^ 
^ ^ ^ fn<scfnj?r ^ ?TnT7T ^ waHU' 10.00 

?Tr^ ^'T'^ ?r ^ ^'r 4 ^i '0 'ppf % ffiW(<ii 

^ ^rnr^T VT ?n?TrrT ^ 

^ Jr ^r? 3 f)r*T ^n:^:n: g^r% f?in ^ *^7; 

TK T?^ wf % > 5 TSfta, ^ ^‘TS. WITH % 

(2) ^?r Ti^q- TT^^rrif tt ^ fa'S'iun'r^ «pr 

<rii*TrT 10.00 ^ ?ifW^5T^, m ^Jr jppf % Prsqr^^ 

^ f 5 r(i PRJTf ^ iTr<T ^ 

?r?ff % ?r^, ^ ^ Prdtir 

^^fa" l:>ft I 

(3) fwt 'fft Tr^*i trTTJTT^ qT:Tt^^g;^'PT^^*!T?rqTT ar aff 

famr 5 rr^>iT ^ a«p fV araiK ?mar a^r^ar^t i^Nft, %t 
< ft arw ?>, ’Ta 4 ^ ^ aa cwiw 

«ftT a ^ ^ faanr wm^aa^fta ara^ff % are, 

7 ^^ ?f«TgrT iniRfaa? arrr^, g;aaT afarra aa 

wftraaft a?r ^raT" at aijaTa ?!^tl!a ^ a«ra ^ ^ftr: 

aa t?: 51% ar^ a^arfaa Tifa aai% |<^ a^aa 

aftsTT afgard ^ 'fft g^aar 5>ft 1 
(^) faaa s % ^aia aa fa^^afJrraa faaa rar ar^, aat?^:— 

“5. T^ 5 ftfaa f«fT!yT w^w*f.—(i) aft 1 ^ araanf atf^ 
an^f 3 tra, faa^ fat? %?jfta aianr Jr faf^ja a^ara a^fft^ 
a^ifrea wt?: Fa?fta ^^ftirFa faaa 3 % fa^^ aq faaa (1) % 
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5>, f%fft ^ ^riq-pT is srra'^ra' 

wwT ^qrr, ^ sft ^ ?r, w?Tr 3 ? »t<tt 

»pn?^ ^RTa' !frr sr^- 

TTH Jr ^^rr f"p f^ 

pTfsT^i iflT %^ir ^rt'irn; ^ *Ttft?T ^ ^r? ^N'ct 

^fwTfij^r ^JTR ^ ^^ 1 ^ sTTift^ stflT: f^ffiVr 

( 2) sr^T fsp^ft TTE^ Tr 3 nTT>f tt ^ 

sr^iiK fsTJUT 3 sp ^qr^iPT (2) % wt-T ^r^r«r?r +'T^fn{t 

^ ?rJTiTt^^ *fk f^Rr ^ ^ |t. ^ ^ 

ifft HTR ^ Tiftr Jr ^firr^r^ ?> 5 T«T^r 

^ ^ scfk tTH ^ ^ ^rifftfiirT fmn ^ ^rrRra' 

I, ifft T [5 sr^fiTT^ % 15 JifOTa' ^ ?rrsR 7 10. 00 ^ 

^qcj afr a^rraar ?> ^raai m al 

arpt ^ ^aa ^fwlRia fa?^a sraara «P^^ra ?f^jpn: aft 

¥1 Jf ^ai far a^iarn: fafasa ar^ ?fk irarn: 

aatfaa ^T'jara aft aa nfrat % ?ra1'a ^fr a? rjfaa na^, 

aaraTaft traata^ trtT fadta ^ffa tat i 
« 

(3) rjafaaa (2) Jr «ft f^^T ?tft % ^ra^^a, ^ f%?ft Tr^a 

airaaTa a'^ far^ft arra; faaaft arraa % fa^^a a^ara aft faaa 
3 ^ aqfaaa (2) % asfta ?tafsra arnfaUTt i^^raft t aa:^ 
^ra^ataa aTr faffta ^^fa t aft |, aa ^aa faaft »ft aaa r?a 
wrjara aft TrfaJt aarJraft aaraar ^taaar a? aTaa> aaaa^ ^ 
araa % srrjara afk aarfaa a^ara aft trfa, faaJr afaaraT 
»ft aafaar % fa?at aaa aa a^ara % 15 a? at war aft 
aaraar ^x tr aa ^ ana aft wraa ^ wreataa; a^ara 
% 15 % Jr aftwa ft, faa^fart^ antaaft tr#^ t %afta awrt 
5^ ak ^a ararR aft ^^tt^Rr ar^ aR aft ^ 

antaatt i^taft ^a faaat % ara aarag- Jf fafae arat 
% aifta aatfaa a-jarat aft aarrftaft a^aka ak fa^ 
?ttfrfa ttt I aar^ aaftfaa arjaar aft Trfa 10 arar aair Jr 
aftrar a aaar a?t aaraar a i Ptr a? tt far ®aa Jr 
afaarar kft arRat Jt tt tJr aa ak aratt aft araa Jf afar 
a far a^Jr % aaatfaa fafafeat aaar arrt % t^a Jf aataa 
aaar aaJf ft^tR % aara 1 

(4) farat Tiaapf % faaft ana ®aa araa aft arjarfaa 
Tifa Jr farat aft aaa ar aiit: aaar asJr arR aaraar tf 

ararTv: srt w"aaa aar aa fraa (it, (2) aaar ( 3 t Jf 
rjaafer ara^ Jf aat % faq ark^ arkrfa arafct ja^t ar't 
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arr'T’ft ^ ^TffTZTJff % ?nj'TT^ ^ i 

% ar?f ht^ spimr ^ i 

inTT^n .—^ %r?rt» ^ct'itt ^ ^TRft 1^ ^ ^rnr^ 

if ar^t ^ ?rrfT^ ^'Tfjm (i) 5r«r^ tjqf;TJTTr ( 2 ) if Trf?r srq^ 

srr^TTT.Tr % ^TT ?ft Jfl 5TPT?^^ I ^JT^qfipTtT % wrfW?T 

^rTTTPT ^ ?R^R ^ FRTiffJpt xCk srF<r ^ afT^ 

jpf ^rfFT^ar ?mr!ft ’fft 

^m'eflr if ^ q^lr f^nnf’eiff iiiq^r ^ ^fwrer^r 

5r«nTr T^^ftr % 1 

(il) f^r^ffsr^T !f^ if T^y 5rr(T, 

fjpm ( 3 ) 2 ] 

?T'?ftI?r =FrJT^ftV SRT TT'^^T TF^tTPf TT f^rff 'PW % f^E^F- 

fsr^r^t ^fpft 10 ^f^ it w^tPst^f % FTfjf.tftT wf^jtfjt "pf ctT' 

^T^iftTFT %fr?: f^FTfjr ??r>i!f^ arrft sp^i^r % firq w 

( 1 ) *PFq^F^> q#'?fy %?syq ^T^rx jp> 5F^^?qT«T iftarfTT >pnf 

^ STtP'^ % 'R^FFt . 3 spy *T^rtI % f%?|TT FT-f 

»$ f^q srrfETsp sfy^rqF ^p? qFrq’P’f t prq' !F^s^Tify,«q*ft % sst^ptr tf% f^r? 

n^f ®iiW % ^f?sr if fqqr ??%t spjmfFT^ ^^jfy; 

(sp) pJRF if 'PFsf fspiFT arpTT | fj^PPT ^FJJKTfsTa fROTT 

!I?^F^ I 

(fjt) Pw pj? mPwF^p ^r^'w’JF «fyT arK ^ 1 

(si) SIFT'?'?? ’JTafT'P P'JF^rif STy^sTF fpsifTI ?r*TT ^rffecT ^PTR spriJ P^WR 

iff I 

(st) 5 rra:TiTTa'srrat 1 

(t-) PflETF^FT# ?T^rsr I 


{^) sqTr ^r ’PIT xCk stfyf^^p wf I 

(w) q«q wtTf % sT^infira' in^ apn w^TnfsFg" :?iy 

( 1 ) ?Tf^ ^pP; ( 2 ) 5 ^ sppp 

^piT 5r^sT ^ 

CS 

pfF|y Tjif aFT^y ^xxRi 

-^F ^TPTFfI SFFf^ ^£r wrf^ 
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(h) ^ ’rfa' % % f^iTT "A g;^ 

(3T) Jr ^ itfR w, Jf 

TO 'crt^s ^ ^iTTOTOf % >rfV ^ W r 

(5:) ^ ^ Jf W q^fT ^ ^ 

(s) f^Tfhr^reim, ^ 1 

(2) («f:) (1) % !rsfl^ ^FtoPto «rrfTO *ftTOT ^ >pnfw ir M 

^ ^ 'trmff <pt fwr *ftT 

^ f^'RTFjf^ ' 1 ^ f%JTT 'JJT^’TT I 

(w) 311^1 m# TTTf%»rr»T# Jr (^Jr ^jjftfJrFwf Jf ^rr, ferfpr 

»FT P^ifl^ROT, FTOTO^ ^“f-Jr ^ 3j^ TT^Tt) TO. 

F’l^'t'i if^nsr?r ^Mh*w ^ spst^ -hHt 'STitot i 

(3) TO^fV^ ^ 'pptJ % ^?r »Pt 

TOpft froir (1) % wflPT Fsr^ wjjjfrro % wimT tt 

PT^ ^ ^'frf ^ ^ 1 

(4) ^ TO% R^PT, gFrft^ 

Fp % RTO % Frt ^rfjftJT m?m. im pfrvR Fp? 

TOJ vt'i^Mi'it Jr ipTjf % F?r^ iftS F(j^iw r^tpit 

nm w<j^ 1 g !TF 3 ?r?r ^ 'crf^ip tt ^ artr 

Frm 3 riJf <Tr^ F’T??!?! *Tg;RH ntp^t F«f:?fV >ft Jr 10 

^ Jr flFtrip ^ ?PF, ^^iJr ^ ^ir ?e>tt i 

( 5 ) R'rfy Rrrof Jf ^y?r gr^iFff ^ rr vr^'Pid 

5 TTr ^ Jf ^ IRT ^ aR^r >tfk 

5 ^ % TOr% Jf J^impT rwt '(ft 'ft'srr 1 

Fti^ tojtt^ ^ iTTncr % hr ^ (4) % ?rdFT 

wftrsRTT iiFr vtf ?>, % fJrt ^ftfror ^ 1 

(e) «pnf^rrft q^Nft irt ^nfr rhT (^ft jhiFt frrtf ^nfFr r 7 ?pr 
^ ^»ft (jft ^Jr sTT^ Jf ^^ft ^rr^HT Jf ^ (^ht Fp 

HR^fT TOH TOH TT sr^ I 

(7) TPs^TrTOT't'RFp^ftg^Rif ^^fJrJrHwf^fk^r'jtTpff^ ^TRfFrft 
grijHt^ gflR Fr^ Rfti:Fr ^TTRft tr^^ft irt TTHrof 
% Rmrt (srfJrFRH h w ht tor ^^Ftr % ^ % nfrjRff 

^ TOHFR 3TTRT R7t % ^ ^ft RTir'ft I 
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(a) iTPr srsfrsir^^afVPiiTTf % % ^rfsrqnliTff % 

% sftr ^ ^nm^rrt f^Fr^ 

qm ^T^nsTq ^qr^iifV 5n!mr#T ?ftT fJRftq wPRnrr | ?n?pn: qq 

srF?r fw %f«frfT ?i<ifr Jt ci t ^q % 

^;?rfhT !aT«iTTT % Tfijrn^nT % wftnrrft % qn ^ qi^r i 

(9) gqqnff ^TjrrsrRFfi qq 5qq:iT?PT«ftT: 100 fir q 5 t w«rf % 
5 ^ ^ 5 ^ fsFF^ s^q: TC 30 *ft3T ?r TTfWr q 

:?rnT?r 10 ^qJr % »ft^: it qjpfqrCt anrr rrsr q n f t ^r 

qgftirr JRJprT # % ^'STTiFT (^SfVlT «TftiqT5ft % ^ 

fqqr qrt^ +iq' 'T^t fV^i 'Ht^qr 1 

(lo) fqfftq Jr fin^r^TfiiTr ftwr 

fqfH 'ffqqil ^rriirft, iEr«rf^;— 

( 1 ) fqqW qwt % quT^ t 5Rrt qjjjrnff ^f wqq^ int ^ftr frirr^qt 

TTiH qrt^ q qf^^rr ?fl7: ftftrfeff ?ftT otstr 

ITO ^ f^Tt 'CRT ttT^ fTWIFT gRT 5^1 

rtsrt^q % wr^iT I qrptqqfV jttt qf ^cfrfrRpfi ^ qf^t 
TTSFTTq! ?r ^fqfsRT TRqrc ^ cf?Tm % TWfkq wftr- 
qqWf qft '*ft qfqqt 'sfK «F|qq '!?r qfq qrrar ^ 3rpr>ft mf^ 
^ qnr ^ t qTq% ^ qrr: 'cftr qq^iprtr t^sWt qfr ^ 

q%r f^Pqfeff, icT^X fqiqqr fq^Rff, qm 5?r frJtr^ff, qft 

^ fqqcqqf ^ qq4<pr^ Tt qqr i 

(2) gfft fq:^ «Fi^ % f"rn ^qpftq fFiftqf % qrcq %qftq Tr^qTr: sra'srrft 

fq;?f qrqqj, WurciiTf, crq^wff, qr^fq^W fqarqft qq wrfirqqr qrw 
ftT, qt ftf^ ^ qjTqqntif irrr gq thtt qq: q?tf 'ift qrnJ Ntw 
^ fifin qnTqr qq tw fq: %qftq Tnanr t q^rrsw % ^Wftnr 
q^fr ^'t Tt«^ Ti^nnqf % qafftrq it, % wjqrq qft ctqr yt srfir 
q 'ftq ^ qk qrq^ % Orq^iqi^f qqq qqq q^ qrfi' fti% n^r qnrnq 
cT’^^ ^ q^TT gqq?f ^ ^ ^ qq^qrrtt c^iWV %gfk 

qTqqq:q>t'^^‘jrT^qT%q^qFff*r^qwTfqqqf TT?f^qirg#qrifV q^kft 
fgq^f TFfftrq qrTirqirtV q5> qq fq^ 5> i 

(3) CRT qcft qrqqf Jf, qf|[t jRTTrfqq wrfqqq %qftq qqqqr arm gift fir^r 

qit qT^T^q q^^ifff % qqj^g q ^sqr it qqqr ?qT^ fwjpqqf % qqror 
qiq?qv q it, qt gq% f^q; qfi4q?rft c^qfqft qqFftq?V q?jqkq cftn f^rrftq 
p^kfq ^ q'p’ft t q^f^ T^q% g^f %qitq qqqqq; qft qqrqq % c^aflq 
qfqqqifT, gt rT«^ Tt^qr^f ^ qqfqq ?>. i fq?^ q^qiq ^qi 
qfq qfijq ^q? qq '^qq^: ^ q’jq% 1 <Mq qfqqq^ gq qq 

qrt srqfft qf?q qrqqr qfr ^;^qr 1 
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(4) IT7T ^ % arre 

^ ^ 2rr^ R»Fr%r ttPit ^ 

vt arn^jft ISPT 'PI «pr#?rR rwr N'k iro 

arsr^ ttPot ^ ^ ^ftr 

TPf«(Tr^t ^ tt ^prifV I fqrftiT srfH^a'Twf ¥> 

ffni ^*ft ^rr?iT ?f?T^ irt irfor ?> ^ sfk 

'FPt^r^ vt fiTN arn^ i 'Tpr^Wir ®Pt 
^ RiTT^T wk ar^ 

^?irrf^ R«ft ^ 'PTfl'PT'ft srt %f?fk srt sr^i=r 

<t P^ftirRl ^fSRT a(V =PT kf? snr^ 1 

[Ro airo 'fto HH-30 (l93)/7l] 

'H^T^ aftfirr, 

JTfrfp^ f^TRT) 

'trRrfrw ^rpsw i 


*rt[T jnn^, mt ^rrtPTr *grm7nr, kr^et tI*, ^ f«T^ am Ttftnv pvr 

kriMi, JTPm frwT, frwft am irokra- 1976 
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